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FIELD NOTES 


is report was prepared to meet the immediate needs oC a 
veloping park and to stabilize and restore significant cult 
sources. Existing condition drawings prepared to Historic Amer 
ildings Survey standards and Emergency Stabilization Treat 
swings have been prepared for three historic structures in 
storic Chisana Townsite. These three structures are identifief 
e U.S. Commissioner's Court, U.S. Commissioner's Residence and 
men's Jail. Due to the simplicity of these structures the 
esented in this report should be sufficient to meet manage 
ligations and goals while providing a data base for initia 
ea tmen t . 

e U.S. Commissioner's Court, U.S. Commi ss ioner ' s Residence 
men's Jail are the most significant structures within the prop 
isana historic district. Built during Chisana's peak years, 
13-1920, the structures represent the simplest architectural 
und in the mining boom camps of Alaska’s gold rusli era. They 
present the introduction of law and order into the Alaskan front 
ter the withdrawal of the U.S. Commissioner in 1930 the build 
came part of the r.ou Anderton (later Pioneer Ou t f i t te r s ) gui do 
nting service operation until c. 1969. The log structures 

Hen into disrepair since then. 

e proposed Chisana historic district includes the former Cli i 
wnsite structures on public domain. Several historic struct 
and on the McNutt homestead, the eastern portion of the orig 
wnsite, and may be included, with ov/ner consent, on the Nati 
gister of Historic Places tiom i na t ion . Other structures on the pu 
main in the proposed district have conflicting ownership cla 
ich need resolution. 

ventory and recordation of structures in Chisana occurred during 
mmers of 1982 and 1983 as part of the Wrangell-St. Elias Nati 
tk and Preserve, Historic Resource Study. 

is report was originally prepared as an emergency stabiliza 
port but several things came to light during its initial rev 
rst of all, it is not the goal of this division to further compl i 
e process of treating historic structures, nor to create a 
cument. Vlith this in mind the report was modified to meet N.P.S 
idelines for Historic Structure Reports. This report now cont 
1 the components of a Historic Structure Report. 

ough stabilization sounds appropriate when speaking of rehabilita 
historic log structure, restoration cannot help but be perfor 
e structural aspects of log structures ate performing the dual 
holding the building up as well as protecting it from the weat 
this vein, it is extremely difficult to separate stabiliza 
eatments from restoration treatments; they become one in the s 


work. This will save significant time and funds that would normally b' 
used in developing a separate package of Working Drawings ani 
Specifications, as these are contained in this report. 

Another departure from conventional Historic Structure Reports is th' 
use of Historic American Building Survey drawings in place of existin' 
condition drawings. Since both types of drawings record essentiall 
the same information it saves time and funds to utilize the H.A.B.S 
format for the H.S.R. and still have a H.A.B.S. record archived i 
Washington/ D. C. 


istocic townsite of Chisana. These structures comprise three out c 
?jenty which are still extant. Chisana sits between the north bank c 
nathenda or Johnson Creek, and the south side of Chisana Airfield 
abesna A-3 T.3 N., R.18 E. , Secs; 1 and 2, (sec. 2) S/E, S/E, S/E 

Sec. 1) S/W, SW, Copper River Meridian. The following are individua 
uilding locations: 

ViJomen’s Jail: North west corner of Chisana Historic Distric 
approximately 70' north of U.S. Commissioner's Courthouse 
Nabesna A-3R. 18 E. T 3 N. Sec. 2, S/E, S/E, Copper Rive 

Meridian. 

U.S. Commissioner's Courthouse: Western end of Chisan 

approximately 30' east of U.S. Commissioner’s residence. Nabesr 
A-3R. 18 E. , T, 3 N., Sec. 2, S/E, S/E, Copper River Meridian. 

U.S. Commissioner's Residence: At the western extreme of Chisana 
30' west of the U.S. Commissioner's Courthouse. Nabesna A3R. 1 
E., T. 3N., Sec. 2, S/E, S/E, Copper River Meridian. 

nesc? three structures fall into management category B according t 
. P.S. 28 Cultural Resource Management Guidelines. This categor 
tates that management should preserve and maintain structures i 
ategories of significance 2a and 2b, as described in "Managemer 
olicies" (Chapter 5, pp. 3-4). Structures must meet all of tl 
ollowing criteria to be classified category B; 

A. The structure meets National Register criteria individually c 
5 part of a network, district, or multiple resource. 

B. The structure is not incompatible with a primary park theme. 

C. The structure has a continuing or potential use benefiting tl 
ark or a leased operation, based upon design, condition, location ar 
se . 

he historic structures in Chisana will be listed on the 
lassified Structures" as of August, 1984. 

lanning documents proposing treatments and use are the Pa 
anagement Plan and the General Management Plan. 

reatments proposed in this report ate "Restoration" 
ccording to N.P.S. Management Policies, Section V, page 
reatments involve the process of recovering the gener 
ppearance of a structure by the removal of incompatible 
uman-caused accretions and the replacement of missing 
ppropriate. Restoration of exteriors and interiors may b 
omplete . 


This division has been developed with full concurrence of the Par 
Superintendent and reflect his views on what the structures will b 
used for. Further consultation with the Superintendent is expecte 
during design development of use options. 



HISTORY 


1 * 

According to the reminiscence of old timers and 
present residents of Chisana, the three log structures herein descr 
were built during the Chisana gold rush (ca. 1913-1914) and were 
as the U.S. Commissioner's Residence, U.S. Commissioner's Court 
Women's Jail. Some residents associate the structure with Anthonx 
"Tony” Dimond, first commissioner in Chisana and, later, Alaska's 
delegate to Congress, 1933 to 1944 .^ Research has yet to prove 
assoc ia t i on-- the early records of the town (1913-1940) were destn 
by fire, historic photographs are lacking for this area of the ti 
and information from contemporary newspapers scanned thus Far 
i nconcl usi ve . 

The Chisana Strike: 

During the spring of 1913 two veteran prospectors, Billy James and 
Nelson, crossed from the White Rivet drainage into the headwater: 
the Chisana River. At the mouth of what would become Bonanzti C 

they discovered gold. Nelson returned to Dawson for supplies £ind 
out the word, which quickly spread to other Alaska-Yukon camps, 
summer, idle miners and merchants turned their attention to the 
diggings. The Chisana stampede had begun. ^ 

An estimated 5000 stampeders headed for the diggings from Fuirba 
Nome, the coastal towns and even Seattle that summer of 19 
Prospectors staked creeks and hills for ten miles around Bonanza Cr 
while two groups of merchants established townsites, one at the in 
of Bonanza Creek called Bonanza City and one down Chathenda Creel 
mile from Chisana River, called first Chathenda City, then Chisana 
the establishment of a post office September 30, 1913. 

Town building at Chisana followed the same pattern as other Alaska 
rush era cities -- Circle and Eagle, Rampart and Fairbanks, Idit 
and Ruby. First, merchants staked a townsite, built stores and sh 
and then, among other things, called for legal protection and prop 
rights. In late summer a U.S. Commissioner and a deputy marshal 
appointed for the new mining district. 

The U.S. Commissioner: 

Tony Dimond, one time prospector and, more recently, a Valdez law 
was appointed by U.S. District Judge Robert Jennings as Chisana's f 
commissioner.^ His duty would be to insure proper recording of mi 
claims and other land claims, the adjudication of local cases, and 

a Five?!- 


'v r- V:' cases tried heard, records processea , a 

;)ositions held the potential for weal th as wcl ^ 

,l 111 . -if by the earlier Nome mine claims scandals. Neil 
' occur dt Chis^na. 


• i i in r.’ove.mbcc . By January, 1914 he was hearintj cas 
, •..'•.ri; unfortunately no specific association has be 

, . in liny structures at Chisana and Dimond s tenure . 

• v;as reported completed January 1914 as well 

1 r iOj cabins, log hotels, log stores, and other 1 

th- two story courthouse no longer stands, t 

i.-tcie [‘-fleets building construction of Chisana of t 
.••c; i:. 1913-1914 photographs. The jail and residence ali 
I';}- .street grid. Old timers in Chisana refer to t 

The Corr.m i ss ioner ' s residence (or Tony Dimond cabin), t 

r’s court, and the women's jail.^ 


I;:.:’, of log structures at Chisana remain, yet the 1 
;■ n-.Mcby I’ortymile have been described and reflect I: 
In 1913, Vvilliam Ogilvie published his description 


".v.-; ria'-r's cabin v/as always (built of) what he could fi 
iijjctrr.i to the site he chose, and as the prevailing timl: 
■>f t;;<- region is spruce and poplar, the walls and rc 

:.,n:5;sted of logs of those trees, of such size and length 
*:;> oirty of one- or more who were to house themselves in 
coe.-.i conveniently handle. The roof consisted of sine 
tj 'i'-s l.'iid from ridge-pole to the wall on either side; 
'.r.'.s series of beams, as they might be termed, was put 
. :y--r .of the moss found so abundantly in the country, of 
■•ivtit i) of .jbout a foot; on this was placed about an sgt 
t.ucM'.ess of the clay of the place. This made a close, wc 

jfjj in summer-time, unless the rain fell unusual 
:i‘..ivy, it was dry too. 


.-•.ttL-r the size of the building has been decided on, a sp 
. rt.K'iu nrger in extent "was cleaced of the surface mo 
sticks; on this the two first logs were I 

.lotUicd ends of the next pair of logs to be laid on 

Mun pair w 

he-uht of •np^^^ on, till 

biiUiinri will*; <- 1 ^^ f was reached. On the ends of 

b‘’lni TLm bv fastened to th 

tlu- builder; on the°*'apex^'of^UV°''®'^/°^‘' 

roof. l„ tt,e „,,lL aHhll ‘ ned the slope of 

tt.« door .„Kl window, or ' .“v,“ “Peninss 


as household hardware was not much dealt in in the eai 
years of the territorial settlements. 

The wails, door, and windows finished, the spaces betweet 
logs, and every other space visible, was chinked, 
stuffed, with moss, driven in tight by suitably si 
sticks."^ 


e Chisana Commissioner's residence has a burm around the sill J 
is kept out the winter cold. The buildings also have ornamt 
tails, diamond shape log decorative touches, attached log shel 

d pin connectors for door hinges (see physical description secti 
e extended porch and window details can be seen in contemporarv 
ildings (see historic photographs). 

isana ' s Decl ine : 

e extent of the placer deposits proved limited to only Bonanza C 
d Glacier Creek and their short tributaries. The population 
dined from a reported 500 in 1914 to a total of 175 in the until 

isana River drainage in 1920.1-0 Business declined consequently, 
e town's cabins were abandoned or, for most, burned for firev 
athenda Creek eroded its bank, taking other cabins. 

e Commissioner's fees proved far less than Tony Dimond held hopec 
d in July 1914 he quit the position and left the district:. Ch • 

s tile beginning of his d i st i ng u i slied career as nuiyor of Valdo? 

ars) , Alaska's sole delegate to Congress (IJ years) and U..S. [)isl 

dge (9 years) . His first replacement never appeared in Cliisatu 
e second stayed less time than Dimond. In 1915, AnI 

Gettigan, who worked for Dimond as recorder, was appointed 
mmissioner. He was replaced in 1920 with the national cliancj 
litics and Aaron E. Nelson became Chisana's last commissi 

920-1930 ). 1 1- McGettigan remained in the area as miner and 
stmaster until 1937 . 1-2 

the 1930 's the population of Chisana consisted of a handfu 
ospectocs and merchant Charles A. Simons. Chisana's role 

minutive trading center passed with the 1939 transfer of the 

fice to Nabesna, a mining camp forty miles to the west. 12 

nting and Guiding: 

ough hunting guides had been in the Chisana area before the rush, 
wn became a stop for parties hunting the Wrangells during the ] 
d 1920s, Followinci World War II and the advent- nf in 


^uicion was attached 


to the west wan Of 

^ the Commissioner's court. 14 

Outf 1 tters 


iderton died ca .. 

aeration by the Overly Pioneer 

Jarer the Chisan/ d- family. !„ 

«est«aa St /" 

except for the oorV^n^*. 1^80 

of Mfangell-s? p?? ‘"oludea in RayM^f ,. n 

• Ellas National park and Pr^^ homestead) 


ca. 196Q 4-h continued ii 

■"o« isnfated "/sttin:" " 

setting, acquiring ^ 
townsite of Chisana 
became c 

eserve . 


the 


historic 

f 


Ray McNutt, Chisana, July 1982, June 1983. 
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1954) pp. 342-343; Morgan Sherwood, Big Game in Alaska, A Histoi 
Wildlife and People (New Have, Connec t i cut t : Yale Univei 
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pp. 1920-4. 

1) Mary Childers Mangusso, "Tony Diroond," Alaska Journal Autumn 
pp . 11-23. 
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First Av 0 nu 0 looking 0 ast^ Chi Sana (ohusnanna 
e.rly rJ14. All buildings in original townsite were log construction 
Miner's Homo Bar and Shushanna Cafe buirned ca# 1960s. our esy 
Zacharias Collection, Alaska Historical Library. 

"Gambling house, Shushanna, Alaska". ca. 1914, Note peg work detai^ 
and roof detail. Courtesy L. Zacharais Collection, Alaska HistoriCfi 
L i b r a r V . 

"City Jail, Shushanna, Alaska" Probably men's jail ca, 1914, betwoot 
.vomen ' s jail and commissioner's court. No longer stands. Courtesy 1.. 
Zacharias Collection, Alaska Historical Library. 

Zacharias residence, Chisana ca. 1914. Note roof details and peg work. 
Courtesy L. Zacharias Collection, Alaska Historical Library. 
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Zacharias residence, Chisana ca. 1914. Note roof detail 
Courtesy L. Zacharias Collection, Alaska Historical Libt 


This section will include a verbal and graphic descri 
f the surfaces and foundations of all three buildings. Investigg 
ere through visual observations with no physical alteration or re 
f layers. 

he buildings being described will include: 1) The Women's Jai 
he U.S. Commissioner's Court, and 3) the U.S. Commissic 
esidence. These buildings represent the three main struc 
emaining in the northwest quadrant of the Old Chisana Town site. 

t this time no stabilization or other emergency measures have 
aken to insure the preservation of these buildings. For ft 
ocumentation of these structures refer to the included photograpl 

a . Women ' s Jail 

A one story, one room, saddle-notched log c 
ables at the east and west ends, with the entry on the east end. 
orch on the east end has a small storage room made from 1 inch i 
idth planks. 

1) Roof 

Originally it was a sod roof on 3-4 inch 
og ceiling planks. A board and batten roof was placed over the s 
ne time but has deteriorated almost completely. Exposed rc 
embers have deteriorated and show considerable decay. From under 
he ceiling members appear to be in good condition. One section c 
outh side has collapsed due to rotted wood and snow loads, 
ondition and extent of decay on each of the roofing members nee 
e determined at the time of treatment. All ceiling planks ove 
orch are very decayed. 


he super structure of the roof ridge beam and plate logs appear 
n good condition with little deterioration. Butting poles on 
aves are rotted and missing in places. 


2 ) Walls , Poors and Windows 


tructural shape, 
racks and holes 
ne apparently a 
ther caused by a 


All of the log walls above grade are in 
Some of the chinking is missing causing st 
in all sides. Two holes high up on the west v. 
vent (filled at present with a wad of cloth) 
missing section of log. Logs are unpeeled, 8 ' 


nches in diameter and hewn flat on the inside. 


orch storage room walls heavily weathered. No treatment vij 
iinoort Dnshs arp> 1 onsp and showina «;ianpi of t h {=>r i na . 




Iding. Originally a one room cabin, the porch extension on 
ith end enclosed what had been a 7 foot 6 inch cantilevered ove. 
;r the entry. The addition on the west side was constructed in 
iO's and consists of 5-6 inch logs notched into the 8-12 foot log: 
j main cabin. 

1 ) Roof 

There are two roofs on the structure, 
ginal roof was a sod roof with sod placed on top of a split- 
.ling. The ceiling members appear to be in very good condition 
ierneath and there is very little evidence of leakage. The top ; 

the ceiling members may be considerably deteriorated due to tl 
istant contact with the sod roofing. Some of the sod has begur 
.ter down between the ceiling members and onto the floor. 
:ting poles at the ends of the ceiling members appear to be in 
idition, indicating that the ceiling members have not had prob 
rurred by wi eking. 

5 newer roof is heavily weathered. (There does not appear to be 
letation growing on the roof). This roof consists of a double 1 
roofing felt (horizontal layer over vertical layer) over 1 
idom width boards supported by 2 x 4 inch rafters. The rafters 

.d above the sod layer by means of a 3 x 4 inch purlin or p 

iced directly above the place logs along both eaves. There 
Lght sway along the eave of the newer roof. The seconday pur 

/e been extended 2 1/2 feet beyond the original roof in front and 

3 t beyond in the back, thus keeping the end walls from deteriorat 
; purlins sliow signs of rapid deterioration. 


3 porch roof was added after the second roof was built but the 
Der extends over it. The porch roof consists of 1/2” inch ply 
3r 3 inch rafter logs at 16 inches on center. The plywood 
leriorating, sagging and water stained. The slope of the add i 
if is less than 2 inches in 12 inches and leakage is consideral 
3 junction of the addition roof and the second roof on the main c 
aks badly and there is no evidence of any flashing. Resolutioi 
i detailing at that junction and at the junction of the add i 
Lis where they go beyond the butting pole of the old roof was O' 
Lly worked out and involved a great deal of moss chinking - mos 
ich is missing. 


:acturally, the main roof of the cabin is sound, although the p 
)s, purlins and ridge beam all show serious weathering, from wick 
the ends. Eave logs at all three end walls of the main cabin 
:ch are decayed and/or broken. All of the original peg holes 
pported the butting poles are gone or unusable. 




gone and the ends of the ceiling logs are decayed and rotting. Some of 
the ends have fallen off. The butting poles are missing in places and 
deteriorated elsewhere. The underside of tlie ceiling logs are covered 
with green burlap and there are several bad water stains indicating 
leakage through the roof. The ridge beam is sound as are the purlins. 
The plate logs are considerably deteriorated. The rotted plate logs 
coupled with leaning walls make the roof sway along both eaves. ? 
collar log spans between the purlins in the rear and the purlins extend 
L6" beyond the end of the ceiling logs. 

The newer roof, a 2 inch x 4 inch rafter system sheathed with 1 inch > 
8 inch boards and covered with rolled asphalt roofing, is supported 
3x4 inch purlins laid on top of the sod roof above the plate logs. 
Rafters and purlins are deteriorated. Much of the asphalt roofing i: 
missing or badly torn and there ore willows growing through the rool 
from the sod beneath. Fascia boards (1 x 10 inch) are warped, weathei 
and/or missing. This newer roof extends 2 feet beyond the gable end o 
the original roof in front and 10 inche.s beyond in the rear. Board: 
are extended to the ends of the plate logs and ridge beam and thi 
fascia of the new roof (probably to hold the roof down winds). 

2) Walls, Windows, and Doors (Main Cabin) 

All main cabin walls are built from 7-11 inc 
diameter unpeeled logs, hewn flat inside. Most logs appear to be souni 
with the exception of the plate logs on both sides and the bottom thre 
log courses on the exterior walls. These lower logs have been covete' 
with betming from the outside and ace rapidly deteriorating. The sid 
walls lean in about 4 inches at the top due to the decayed plate lO' 
and the lack of support along the window jambs. Eave logs are in goo 
shape - they do not extend beyond the side walls. The north and sout 
walls of the main cabin are in good condition with tlie exception o 
some missing chinking on the north wall. 

The same green burlap fabric that covers the ceiling also covers th 
walls. The fabric is brittle in many palces. It is water staine 
around and below Leaks and faded where the sun or the heat of th 
stove strikes it. In places the fabric is held in place with bras 
upholstery tacks and in others by staples. The water stained areas at 
decayed and deteriorate at a touch. 

Shelving systems around both side windows and above the rear (north 
window are in good condition, except where thrown out of line by th 
upheaval of the floor boards. 

Window frame, sill, and sash in north wall in good conddition. Windo 
frames and sashes are weathered but intact on east and west walls. Th 
glass is cracked or missing in both panels west window and al 

three oanelR 




In. low (;iu> original outsiae gi:ciu«= 
r3pic3 de tei: io ta 1 1 on or 
incluciing the sill logs. The 
soil 


the bottom three logs of each wa 
sill logs have become "one with t 


2. RF.rOMMENDED TREATMENT 


Many of the preparations and treatments are the same i 
,1’ of Che buildings. The treatments vary only in detail on eac 
sinco the buildings are of similar construction, it is the individt 
detailing on each that sets it apart from the others. (For individi 
v.airicions and details see the drawings at the back). 


ruis report is written to provide technical support for an experienc 
ciaftsperson. Most of the work that has been done and needs to be dc 
on these buildings is straight forward and requires common sense 
j.uch as proven carpentry skills. The craftsperson should familiari 
hjs/herself with the existing conditions and detailing before beginni 
a!iy v;ork on the buildings. 


The sill logs and spandrels need to be replaced with pressure treat 
timbers on all of the buildings. This entails jacking the building 
off of the rotted logs. Once the bad logs have been removed the sc 
must be removed from under each wall. The 10" x 10" pressure treat 
timbers are then set on undisturbed soil. At this point it will 
necessary to rip two of the wall logs in half so that they will £ 
rest flat on the new sill timbers. The first course of logs (includi 
tile half logs) is then attached to the sill members with drifted teba 


A major problem for all of the buildings has been moisture in the sc 
around the sill logs. A 4 inch to 6 inch bed of gravel sliould then 
placed in tlie floor joist space. Drain tile is also set on gravel c 
sloped (1/8 inch in 12 inch minimum slope) toward the rear of I 
building. Most of the drainage problem will occur below the eaves 
the roof therefore the tiles should be centered below tiie eave line, 
layer of gravel over the tile is then set before replacing the soil 
to the original grade. 

Roof preparation for each building will require the removal 
everything above the ceiling planks. Once the ceiling planks £ 
exposed they can be checked for evidence of decay. At this point e£ 
building will have a slightly different procedure. 

a . WOMEN'S JAIL, TREATMENT 
1) Roof: 


ceiling planks. 


a) Remove all sod and covering materials fi 


e) Remove all ceiling planks tihat shov, 
essive detec io ra t i on including planks that are less than 1 1/2 
h to 2 inches thick after removing surface decay and those planks 
t have badly rotted or broken ends. 


f) Replace all planks that were removed. 


te ; Replacement 
aid be applied 
adzes . ) 


should be the same basic size and 
to the underside and the ends 


shape - toolmarks 
with broad axes 


inch lioles) for 
the eave logs. 


9) 

the 1 


Now butting poles should be pre-dr illed (1 
1/2 inch square pegs that hold them in place 


the ceiling planks 


h; 

to 


Butting poles should be spiked to the ends 
prevent sagging. 


i) Rafters (2 1/4 inch x 6 inch) are placed 16' 
center on top of the ceiling planks starting flush with the outer 
t ceiling planks on the west end of the roof. 

j) Blocking (2 inch x 6 inch) should be 

vided between tlie rafters above the side walls (as per drawings). 

k) Roof sheathing (1 incli x 8 inch) is applied 
h i2d nails across the rafters. 

]) Roofing felt (30 pound) should be rolled 
ng the sheathing starting from the bottom of each eave. (Applied 
h 1 inch roofing nails - 4 inch lap top and bottom.) 


m) Galvanized, rolled tin, 24 gauge in 30 incl 
Is is to be cut into 30 inch x 30 inch sheets and treated wit! 
egar to remove the oils. 

n) The tin sheets are then applied across the 
tom of the eave with a 6 inch lap on the sides and 6 inch laps 
ween each row. (Asphalt roofing tar is to be applied between eacl 
et where they lap.) The sheets are nailed with 1 1/4 inch leadhead 
fing nails - tar applied over each exposed nailhead. 


o) Paint roof brown when tar sets up 


it.; iiolt'S bc'twoen logs. 


c) A piece of log should be cut to fit into 
tt'.e west wall. 


d} Remove all boards and posts of the stoi 


e) At this point the floor boards on the pc 


;.••• I tjslaced . 


C) Replace all the posts witli d inch x 4 i 
.ching posts to the logs wUh log spikes. Toer 


posts to the plate log, ceiling plank, and floor bo 
•; .ils. 


cj) Apply new boards (1 inch x B inch) to 
• .;i .;,i.r.e configuration as original boards. 


t.-chdiii sm , 


h) Rehand existing storages room door and rc 


3. Floors; 


a) Existing floorboards and stringcjrs shoulc 


f ■ • - j . 


b) Excavate to the bottom of tlie sill titnbcji 


c) Attach 2 inch x 6 incli rim joists to 
nil south sill timbers, 1 inch below top of sill. 


Toenail 2 inch x 6 inch joists 16 inches 
' ♦•t flush with top of rim joists. 


Floor boards (1 inch x 8 inch) nailed 
‘•a-.-; '.ilj'acont boar^.^^ ~ joints at least 2 joistf 


- Sill timber 


f) Excavate porch area to 12 itiches below 


9 ) Fill with 4 inches of gravel. 


,.„.J £iu back 




) Nail I 1/2 inch x 10 inches floor boai 


d; buiio new irame tor opening wi cn i/ ^ men 
8 inch rabbet on inside edge (see detail). 

c) Flatten rounded logs on outside wall aroun 
ndow opening. Flatten logs approximately 5 inches back from opening 
ke the wall a consistent 6 1/2 inches thick at the opening. 

d) Shim window square and level and nail wit 
d nails. Chink around edges with moss. 

e) Rip 4 inch logs in half for trim pieces an 
tach trim with 16d nails. (See detail for mitre cuts.) 

f) Cut glass to fit frame. Set in a bed c 
ulkincj and attach l/2inch by 3/4inch stops (milled on site) with € 
nish nails. 


g) Chisel rabbet along edge of south windov^ 
w kerf is 1/2 inch deep. 


place. 


h) Remove broken glass from south window ar 


i) Set new glass in bead of caulking and attac 
w stops with 6d finish nails. 


j) Replace glass in front door. 


k) Replace hinges on front door 


1) Remove old lockset. 


m) Install new lockset and deadbolt. 


U.S. Commissioner's Court: 


The court building has two alternative treatments 
ternative "A" involves removing the addition that was put on in tf 
50's. Alternative "B" involves the treatments necessary I 
habilitate the building in its present configuration. 


b.a. Alternative "A": 


1) Addition: 


a) Remove all roofing and ceiling members fre 
e addition on the west side. 


b) Remove window frame and sash intact (cai 


d) Remove all floor boards and stringers 


e) Repair any damage to the surroundin 
jnvironment which was caused by the addition (re-sod area and fil 
irenches) . 


lone . 


2) Roof: (Should be worked on after west wall j 


ceiling planks, 
from the surface of 


a) Remove all 

b) Scrape and 
all ceiling planks 


sod and covering materials frc 
brush all signs of rot and decc 


cl Existing eave logs should be removed (k 
jacking up the plate logs on both sides). 

d) New eave logs should be notched (pattetne 
after the old logs and drawings) and set in place. 

e) Remove all ceiling planks that she 
excessive deterioration, including planks that ace less than 1 1/2" t 
2" thick after removing surface decay and those planks that have bad 1 
rotted or broken ends. 

f) Replace all planks that were removed 

(Note: Replacement should be the same basic size and shape - toolmark 

should be applied to the underside and the ends.) 

g) New butting poles should be set in notche 
in eave logs and spiked in place (butt the poles over the eave log a 
the south wall of the main cabin) . 

h) Butting poles should be spiked to the end 
of the ceiling planks to prevent sagging, 

i) Rafters (2 inches x 6 inches) are place 
16 inches on center with 3 foot outriggers extending out to create a 
overhang 2 inches to 3 inches past the ends of the longest purlins o 
plate logs at both ends. 

j) Blocking (2 inches x 6 inches) is place 
between the rafters, above the plate logs on the east and west sides. 

k) Roof sheathing should run diagonally acros 
outriggers and rafters after insulation is placed between the rafters, 

l) Roofing felt (30 pound) should be 

across the sheathino 5it-;^rhinn frnm ^ s: 


rolle 


)ttom o£ the eave with a 6 inch lap on the sides and 6 inch 
Jtween each tow. (Asphalt roofing tar is to be applied between 
leet where they lap.) The sheets are nailed with 1 1/4 inch lead 

>ofing nails and tar applied over each exposed nailhead. 

o) Paint roof brown when tar sets up. 

3) Walls (Main Cabin): 

a) Remove and replace all logs on the west 
)e at a time. (Existing logs have notches from the addition wal 
?ave an opening for the window which was removed from the west wal 
le addition. ' bogs on both sides of the windows should be drilled 
nned together with H rebar. Pinning should occur 4 inch 
inch (staggered from one log to the next) from the window opening 

b) Loose chinking should be removed. 


c) New moss chinking should be jammed into 
lacks and holes between logs. 

4) Walls (Porch) : 

a) Remove board chinking from both side; 

)uth wall. 

b) Remove top log of east and west walls (fc 

le plate logs) . 

c) Remove top log of south wall (2 piec 

slow the eave log) . 

d) Remove nails that attach slotted horizo 

)gs to spl ines . 

e) Renail splines to all posts and ends of 
ibin logs. (Lift individual logs and place 20d nail between e 
:her log.) 


f) Replace top logs under eave log and p 
)gs and renail ends of slotted logs to splines. 

g) Remove loose chinking from all logs. 

h) New moss chinking should be jammed intc 
racks and holes between logs. 


removed . 


b) Excavate to the bottom of the sill tir 

c) Excavate a 4 inch to 6 inch deep 
north to south down center of foundation. 

d) Set 4 inch x 6 inch treated timber 
undisturbed soil (bottom flush with bottom of sill timbers. 

e) Attach 2 inch x 6 inch rim joists 
and west sill timbers, flush with top of sills. 

f) Toenail 2 inch x 6 inch joints 

center flush with rim joists. 

g) Floor boards (1 inch x 8 inch) na 
joists with 12d nails - stagger the butt joints at least 2 jo 
each adjacent board. 

6) Windows and Doors ; 

a) Install window frame and sash in west 

b) Set glass in east and west windo\ 

glazing points and seal with glazing compound. 

c) Replace hinges and install clasp o 

door . 

bb . Alternative "B" 

1 ) Addition on West Side ; 

a) Jack up addition walls and remove a 

below grade. 

b) Excavate 10 inches to 12 inches belo 
under the walls and fill trenches with 4‘’-6" of gravel. 

c) Set 6 inches x 6 inches treated tim 

the gravel. (Top should be flush with top of sill timbers 
cabin . ) 

d) Rip bottom logs of north and south v, 
half so that they rest flat on the sill timbers. 

e) Attach bottom logs to sill timbers 
rebar (10 inch lengths). 


)gs .) 


2 ) Roof: 


planks. 

i sutface of 


a) Remove all sod and coveting matetials from 

b) Scrape and brush all signs of cot and decay 
all ceiling planks. 


c) Existing eave logs should be removed (by 
up the plate logs on both sides). 

d) New eave logs should be notched (patterned 
le old logs and drawings) and set in place. 

e) Remove all ceiling planks that show 
/e deterioration including planks that are less than 1 1/2 
to 2 inches thick after removing surface decay and those planks 
/e badly rotted or broken ends. 

f) Replace all planks that were removed. 
Replacement should be the same basic size and shape - tool 

'lould be applied to the underside and the ends. 

g) New butting poles should be set in notches 
logs and spiked in place (butt the poles over the eave log at 
bh wall of the main cabin). 


h) Butting poles should be spiked to the ends 
veiling planks to prevent sagging. 

i) Rafters (2 inches x 6 inches) are placed 
es on center with 3 foot outriggers extending out to create an 
1 2 inches to 3 inches past the ends of the longest purlins or 
ags at both ends. 

j) Rebuild the tops of the north and south 
f the addition with those logs that can be reused. Replace any 
at are too badly damaged. The logs should be scribed to fit 
the butting pole and the ceiling planks of the main cabin. 

k) Plane the top of the wall flat from the top 
addition's west wall plate log to the top end of the rafters on 
n cabin. 


1) Put 2 inches x 6 inches blocking between the 
the rafters between the walls of the addition. 


tcicjcjers and ratters oi. — 

'tvj«,‘en the rafters. 

„) RaEtets 12 inches x 6 inches) are Placed . 
V. the bottom of the rafter should 1 

"ar.wUh^hrends of'the sheathing and nailed to the sheathing of hi 
■\iu cabin. 

Rafters should be placed over the north ai 


o) 


oath walls. 


P) 


Blocking (2 inches x 6 inches) should 


1 

.iiiO'.’v; the 

1 1 f r ^ < j 
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K trjofing 
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: f t » ' u s ire 1 

>i r- '• 

'.i ov??r f.:nc 


the 


q) Roof sheathing (1 inch x 8 inches) should 
ratters of the addition after insulation 


r) 


Roofing felt (30 pound) should be toll. 


\ I ng scaCLiny lluiu 

Lilt.- -WO oaves (double layer with 18 inch overlaps on t 
- -nnole layer with 4 inch overlaps on the main cabin) . 


Galvanized/ rolled tin, 24 Gauge in 3 0 in< 


The tin sheets are then applied across t 
a 6 inch lap on the sides and 6 inch la] 


u) Galvanized 30 inch/ 24 Gauge flashing 
to the valley at the junction of the main cabin over t: 
slujcts on the addition and under the sheets of the main cabin 


v) Paint roof brown when tar sets up. 

w) Ceiling boards (1 inch x 6 inch) are applii 

t. ;:Tr?r‘t side of tile rafters running north south. If necessary/ 

\ \ i bwu! i whould be set above the north and south walls for 

r L 1 i 1 »• r . 


‘’r 


^ ^ (Main Cabin): 

a) Loose chinking should be removed. 


»n i hoUfS ))vtwuun 


b) New moss chinking should be jammed into a 


b) Remove top log of east and west walls (b 

le plate logs) . 

c) Remove top log of south wall (2 pieci 

■low the eave log). 

d) Remove nails that attach slotted horizo 

tgs to splines. 

e) Renail splines to all posts and ends of 
bin logs. (Lift individual logs and place 20d nail between e 
her log . ) 


E) Replace top logs under eave log and p 
igs and renail ends of slotted logs to splines. 

g) New moss chinking should be jammed into 
acks and holes between logs. 


moved . 


5) Floors (Main cabin and porch): 

a) Existing floorboards and stringers shoul 


b) Excavate to the bottom of the sill timbe 

c) Excavate a 4 inch by 6 inch deep tr 
• rth to south down center of foundation. 

d) Set 4 inch x 6 inch treated timber on 
ade (bottom flush with bottom of sill timbers) . 

e) Attach 2 inch x 6 inch r iin joists to 
id west sill timbers, flush with top of sills. 


II E till J 1 o *3 • 


I a^i 1 1 s 
i rd . 


stagger 


a) Floor boards (l'‘x8”) nailed to joists wi ' 
the butt joints at least 2 joists on each adjacei 


6) F loor (Addition) : 

a) Remove existing floorboards and stringers* 


b) Excavate to the bottom of the sill timbe 
cbir, and till vith gravel up to the bottoms of t 

UtioM sUl timbers. 


c) Set 2"x6” floor joists on grade (toenail 
.ull timbers) at 24” on center. 


d) Floorboards (l"x6'’) nailed to joists wi 
i r.,iii.s - stagger butt joints at least 2 joists on each adjace 


.ii ; . 


7 ) Windov/s and Doors : 


a) 

Square up and shim 

from 

and 

sash of 

we 


Set glass in east 

and 

west 

windows 

wi 

with 

glazing compound. 





c) 

Replace hinges and 

instal 1 

hasp on 

per 


Corn.T. i ss loner's Residence/ Treatment : 


1 ) Roo £ ; 

a) Remove all sod and covering materials fr^ 
i : n. j ii; lakii -iud jrec-n fabric from ceiling and ridge/purlins. 

b) Scrape and brush all signs of rot and dec 

r : ' -..ji of all ceiling planks. 

c) Remove all ceiling planks that show 

• -r loration including planks that are less than 1 1/2"- 

• ». ittft r«-r.oving surface decay and those planks that have bad 

t . ■ i >i tffids . 


. Remove plate logs on east and west wall 
• .r.i! «iiL providing a temporary support for the remain! 

ii .n.:s ind also plumbing up both walls. Once the plates a 
I ■ ' 1 ’■ti.- must be shored out at the top.) 


f) Replace all planks that were removed. Every 
ank should have a 6 inch dovetail extending beyond the end of the 
f the planks. (Note: Replacements should be the same basic size 
lape “ tool marks should be applied to the underside of each 
) 


g) New butting poles should be ripped in half 
t to fit over the dovetails at the ends of the planks. 

h) Rafters (2 inch x 6 inch) are placed 16 
on center on top of the ceiling planks starting flush with the 4 

ch diameter log fascia at each end of the ceiling planks. 

i) Fascia boards (1 inch x 6 inch) should be 
to the ends of the raters with 12d nails. 

j) Attach the butting poles, sliding them onto 
3vetails from above and nailing them to the ends of the ceiling 

with 20d nails. 


k) Roof sheathing (1 inch x 8 inch) is applied 
2d nails across the rafters. 

l) Roofing felt (30 pound) should be rolled 
the sheathing starting from the bottom of each eave. (Applied 

inch roofing nails to 4 inch lap top and bottom.) 

m) Galvanized, rolled tin, 24 gauge in 30 
rolls is to be cut into 30 inch x 30 inch sheets and treated with 
ir to remove the oils. 

n) The tin sheets are then applied across the 

1 of the eave with a 6 inch lap on the sides and 6 inch laps 

■n each row. (Asphalt roofing tar is to be applied between each 

where they lap.) The sheets are nailed with 1 1/4 inch 

‘ad roofing nails with tar applied over each exposed nailhead. 

o) Paint roof brown when tar sets up. 

2) Walls (Main cabin) : 

a) Remove all cloth covering walls. 

b) Carefully remove trim from east and west 

:s . (Trim will be reused.) 


c) Carefully remove window frames and sashes 
jast and west windows. (Frames and sashes will be reinstalled.) 


e) Cut a 2 inch x 2 inch board 2 1/2 
taller than the windov/ opening and set it into the trench. Na i 
place with 20d nails. 


f) Replace window frames, sashes, an 
Nail the frame to the opening on all sides to secure the wall Ic 

q) Remove all loose chinking. 

h) New moss chinking should be jammed ’ 
cracks and holes between logs. 


3) Walls (Porch): 

a) Remove loose chinking and fabric f 

walls. 

b) Remove nails that attach horizontal 

spl i nes , 

c) With both the sill timbers and th 
logs replaced the corner post should be tight. Toenail it at 
and bottom with 16d nails, 

d) Renail splines to posts and main Cc. 

ends . 

e) Check top logs (under eave and plat 
to see that they are the right size. If too large, trim down 
for a tighter fit. If too small remove and replace with a largs 

f) Renail logs to splines. 

q) New moss chinking should be jammed : 
cracks and holes between the logs, 

4 ) Floors : 

a) Remove existing floor boards and stri 

b) Excavate level with the bottom of t 

timbers . 

c) Dig a trench 4 inches to 6 
north-south in the center of the floor. 


top or the sill timbers in the porch and 1 inch below the sill in 
main cabin. 

f) Floor boards (1 inch x 8 inch) are na 
to joists with 12d nails - stagger the butt joints at least 2 joist 
each adjacent board. 


5) Windows and Doors (Main cabin): 

a) Set new glass in east and west windows 
glazing points and seal with glazing compound, 

b) Replace missing trim piece on west windc 

c) Replace the hinges on the door to the 

cabin. 


d) Reshim window frames on north wall be 
door. Tighten trim pieces. 

e) Replace glass in both windows of north 
and set in a bead of caulk. Attach 1/2 inch x 3/4 inch stops 
6d finish nails. 


6) Windows and Doors (Porch): 

a) Reshim window frames. 

b) Reset trim around windows. 

c) Replace glass andset in bead of a 
Attach 1/2 inch x 3/4 inch stops. 

3. MATERIAL LIST AMD COST ESTIMATES 

a. Women's Jail 


Lumber , 

Rough 

Sawn, White 

Spruce 


l"x8’' 

X 

8' 

76 

406 

bf 

l"x6" 

X 

8' 

20 

80 

bf 




Subtotal 

485 

bf 

2"x6" 

X 

8' 

42 

336 

bf 

2"x6" 

X 

10 ’ 

18 

180 

bf 




Subtotal 

516 

bf 

4’’x4” 

X 

8 ’ 

4 

44 

bf 

4"xl2 

n 

X 8' 

40 

1280 

bf 




Total 

2325 

bf 


iO"xlO'' X 8’ 8 534 bf. 

6” x6" X 6' 4 21 

Total 606 bf. 

3) Galvanized, Rolled Tin, 24GA 

30" roll (to be cut into 30"x30" sheets) 

200 ’ 

4) Rolled Roofing Felt, 30#, Black 

300 sq. ft. Required 3 rolls 

5) Reinforcing Steel (Rebar) 

#4 (16" lengths) 30' 

6 ) Nails: 



Galv. 16d Common 

25# 


Galv. 12d Common 

25# 


Galv. Roofing Nails 1" 

20# 


6d Finish 

1# 


Log spikes, 6"-7" 

30# 

7) 

Galv. Leadhead roofing nails 



1 1/4" 

50# 

8) 

Hardware : 



Face mount, lockse 
Face mount, deadbo! 

9) Glass: Single strengi 

12" X 10 1/2" 

11 3/8" X 19 1/2" 
25 1/8" X 20 3/8" 

10) Silicone Caulking, Cleat 

11) Asphalt roofing tar 

12) Brown paint (oil base, 
gloss) 


2 pr . 
1 
1 


1 

1 

1 

1 tube 

2 gal . 
2 gal . 



14) Logs: 

8” Dia. (Min.) x 16’ 2 

4" Dia. (Min.) x 22’ 2 

15) Lumber, rough sawn, white spruce 

1 1/2'' X 10" X 6' 16 120 bf, 

16) Douglas Fir, #1, Clear 

2*'x8'’x8' 2 21bf. 

b. U.5. Commissioner ' 5 Court (Alt. "A") 

1) Lumber, Rough sawn. White Spruce 


l’'x8" 

X 8’ 

200 

1067 bf. 

2’’x6’' 

X 0 ' 

60 

480 bf. 

2’'x6’' 

xlO ' 

36 

360 bf. 



Subtotal 

840 bf. 

3’’x8’’ 

X 10' 

30 

600 bf. 



Total 

250? bf. 

T iniber , 

Douglas 

Fir, pressure 

treated with 


Dmated Copper Arsenate, Select Structural (Ho-1) full dimension 
jh cut, labeled (LP-22 Ground Contact 40). 

10’'xl0’’ X 8’ 12 800 bf. 

4"x6" X 8 ' 3 48 bf. 

Total 848 bf. 


3) Galvanized, rolled tin, 24GA 

30’’ roll (to be cut into 30’’x30’’ sheets) 

900 

4) Rolled roofing felt, 30i black 

900 Required 9 rolls 

5) Reinforcing Steel (Rebar) 


#4 (16" lengths) 


50’ 



(jaiv. i.bd (-omraon 50# 

Galv. 12d Common 50# 

Galv. Roofing nails 50# 

Log Spikes 5"x6" 50# 

7) Galv, Leadhead roofing nails 

i 1/4" 100# 

8) Hardware: 

4" strap hinges 2 pr . 

Hasp & Staple^ 4" 1 


9) Glass, single strength 

28" X 34 1/4" 2 

10) Silicone Caulking, clear 

1 tube 

11) Asphalt roofing tar 


12) Brown paint (oil base, 
g loss) 


13) Insulation, R - 1 3 


2 gal . 


3 gal . 


14) 


15 ) 


15 1/2" Batts 


10 rolls 


Drain Tiles: 6" perforated PVC pipe 

8’ lengths i ^ 

90^ elbows 


Dogs, unpeeled, white Spruce 

8" Dia. (min.) x 20' 

3 Dia. (Min.) x 20’ 

3" Dia. (Min.; x tl' 

8" Dia. (Min.) x 20’ 


3 

2 

2 

9 


(only on 
Alt. "A" 


^ vy 


i-iiwoc i u[i rtic* a list) 


1) Lumber, Rough sawn White Spruce 


1" 

x8’’ 

X 

8 ' 

30 

160 

bf • 

1" 

x6'’ 

X 

8' 

80 

320 

bf • 





Subtotal 

480 

bf . 

2" 

x6" 

X 

12 ’ 

16 

192 

bf . 





Total 

672 

bf . 


2) Timbers: Douglas Fit, pressure treated with 
) Chromated Copper Arsenate, Select Structural (No-1), full 
TSion, rough cut labeled (LP-22 Ground Contact). 

6"x6’’ X 8' 5 120 bf. 

2"x6" X 10’ 10 100 bf. 

Total 220 bf, 

3) Galvanized rolled tin, 24 GA 

30" roll 400 

4) Roll roofing felt, 30j| black 

330 Rui red 4 rol Is 

5) Reinforcing Steel (Rebar) 

H (16" lengths) 10’ 

12) Brown paint (oil 1 gal. 

base, gloss) 

13) Insulation, R. 19 

15 1/2" Batts 3 rolls 

14) Drain Tile; 6" perforated PVC Pipe 

8' lengths 4 

90° elbows 1 

d . U.S. Comtni ss loner ' s Residence 

1) Lumber, Rough Sawn, White Spruce 


2) Timber, Douglas Fir, Pressure treated with ( 
Chromated Copper Arsenate, Select Structural (No-1), full dimension 
rough cut labeled (LP_22 Ground Contact) . 


10"xl0" 

X 8' 

22 

1467 bf. 

6"x6" X 

8' 

26 

624 bf. 

4”x6" X 

8’ 

1 

16 bf. 

3"x6" X 

8’ 

2 

24 bf. 


Total 


2131 bf. 

30" toll 

(cut into 

30"x30" 

sheets) 


800 ■ 


3) 

Rolled 

roofing felt 

, 30 # , black 


500# 

Requited 

6 rolls 

4) 

Reinforcing steel 

(Rebar ) 

5) 

#4 

Nails: 

(16" lengths) 

80 ' 


Galv. 20d Common 50 if 
Gaiv. 16d Common 50 it 
Galv. I2d Common 50# 
Galv. Roofing Nails, 1" 50tf 
bog Spikes, 10" 30# 
bog Spikes, 6" 50# 


<j) Galv. Deadhead roofing nails 


1 1/4" 
7) Hardware 


100 # 


4" Strap hinges 1 pr . 

4" Hasp £, staple 1 

Glass: single strengtli 

14"x20" 2 

16’’x20" 2 

12"x9 3/4" 2 

20 1/2"x14 1/2" 1 

9) Silicone caulking, clear 


1 tube 



12) Insulation, U-19 

15 1/2" Bat I. ') rolls 

13) Drain t. ile: G" per Cor a l.od P.V.C. Pipe 

8* Lc-?ntit. lu> 13 

90° elbow;-. 2 

14) Logs: Unpeeled, Win to CJpruco 

9" Din. (Min.) x 2()' 3 

7" Dia . (Min.) x 30' 2 

6" Din. (Min.) x 30’ 3 


15) Timber, Rough .sawn, White Spruce 

3’’x8" X 10' 4 0 800 bC. 

3"x6" X 10' '50 750 b£. 

ToL.ll I '5 50 bf. 


Co.st FJs t ima tes 


1) Hand Tool.s .■?12,000 

2 ) Women ’ s .T a i I 


a) 

Ma te r in 1. a 


2,600 

b) 

Labor 


8,690 

c) 

T r a n npo r U 

Ma ti'i; ials 

9,2^ 

d) 

TOTAL 


$14,454 

Comm i ss ioner ' 

a Residence 


a) 

Ma ter ials 


$ 6,004 

b) 

Labor 


8,008 

c) 

Per diem 


500 

d) 

Tr anspor t 

Ma ter ials 

15,340 

e) 

total 


$29,852 


b) Labor 


9,280 



c) 

Per diem 

600 


d) 

Transport Materials 

j^,6 80 


e) 

TOTAL 

$33,122 

5) 

Return of Materials 

3,950 

6) 

GRAND TOTAL 

$93,378 


This estimate was prepared by Maintenance Foreman Nick Powning and 
good through the summer of 1984. 



J. ) bow baw , :>D ' 

2) Handsaw, Crosscut 2 

3) Bow saw blades, 36" 3 

4) Hatchets 2 

5) Axe ^ 

6) 5-Ton hydraulic jacks 8 

7) 8' Step ladders 2 

8) Shovels 2 

9) "Comealong" winch 2 

10) Framing haromets, 20 oz. 3 

1 1 ) Hammer , 16 oz . i 

12) Sledge hammer, 8 lb. 2 

13) Log chain, 3/4" links 30' 

14) Log tongs 2 

1 5 ) Crow bar , 36" 2 

16) Steel pry bar, 5' 1 

17) Flat "wonder" bar T- 

18) Tape measure, 25' 2 

19) Tape measure, 50' 1 

20) Builder's level (Transit) 1 

21) Tripod (for transit) 1 

22) "Cats Paw" 2 

23) 4'level ^ 

24) 2' level ^ 

25) Utility matt knife 

w/retracting blades) 2 

26) Extra Matt knife blades 

(5/packet) ^ pkts. 

27) Chalkline/plumb bob 2 

28) Wood chisels (1/2", 3/4", 

1", 1/4", 1/2", 2") 1 set 

29) Pliers ^ 

30) Builder's square 2 

31) Putty knifes, 1”, 3" 2 ea. 

32) Caulking gun 1 

33) Tin snips 3 

34) Adze ^ 

35) Draw knifes 2 

36) Wheel barrow 1 

37) Screw drivers; #2 phillips 2 

38) Screw drivers; #2 slotted 2 

39) Coarsle rasp 

40) Pencils _ 30 

41) Triangular metal file 2 

42) Paint brushes 4" 4 

43) 8" finish plane 3 

44) Carborundum stone 1 

45) Broad Axe 3 


b . Power Tools 


1) 

Portable generator 

i 


2) 

Extension cords, 100‘ 

2 


3) 

Power worm drive saw, 7 1/2" 

1 


4) 

Circular saw biases, 7 1/2" 




cross cut 

5 



rip 

2 


5) 

Electric drill, 1/2" 




var . sp., Rev. 

1 


6) 

Drill Bits: 




speed bore bits 3/8"=l 1/2" 

1 

set 


speed twist bits l/16"-l/2" 

1 

set 


1/2" wood twist bit, 2’ long 

2 


7) 

Chain saw 

1 


8) 

Chains for chain saw, 24" 




cross cut chain 

1 



rip chain 

1 


9) 

Oil for chain saws 

1 

gal , 

10) 

Pre-mix fuel for chain saw 

10 

gal . 

11) 

Spark plugs for chain saw 

2 



5. Alternative Trea tments 


These alternatives take into consideration the fact 
funds may not be available for the recommended treatment. 

a. No Further Treatment; This alternative would i 
in further water damage and deter iora t ion of Chisana Cabins from 
Wrangell-Saint Elias' severe weather conditions. Routine mainteni 
would continue. (This alternative is not recommended.) 

b. Exterior Preservation Treatments Only: This 
alternative would include all essential work recommended for the 
exterior of the building; all roof work, replacement of deteriorai 
walls, sills and repair of windows and door. Routine maintenance 
continue. (This alternative is not recommended because the only 
interior work left would be the floor and it would have to be retn< 
to replace sill logs.) 

c. Interior Adaptive Use Treatment Only; This 
alternative would include only floor plank replacement and would i 
fully stabilize deterioration of historic fabric. (This alternat; 
not recommended.) 

Of all the alternative treatments, "b" is the preferred treatment 
because if these items were accomplished the structure would be 
effectively stabilized from deterioration. 


Di scussion 


a . 


The following determination of effect of the 
mded treatinents is made in accordance with section 800.4(b) of 
isory Council on Historic Preservation regulations, "Protection 
loric and Cultural Properties". The council’s criteria reads as 


federal, federally assisted, or federally licensed undertaking 
)all be considered to have an effect on a National Register 
operty eligible for inclusion in the National Register 
listricts, sites, buildings, structures, and objects, including 
teir settings) when any condition of the undertaking causes or 
ly cause any cliange, beneficial or adverse, in the quality of the 
storical, architectural, ar cVieo 1 og ica 1 , or cultural character 
lat qualifies the property under the National Register Criteria. 


1 cabins are currently being nominated to the National Register 
loric Places. The a rclii tec tur al and historical qualities 
)ed in this National Register Nomination are briefly outlined in 
Llowing statements to be used in applying the criteria of effect. 

Wooden details on the Commissioner's buildings and the Women's 
lov; outstanding log craftsmanship, from hand carved v^ooden door 
ind hinges to decorative diamond shaped, wood details around 
trim. 

These structures are among the best remaining of early log 
Lties of Gold Rush Alaska. 

b. Evaluation of Effect 


1) No Effect ; Rr ecommended treatments having no 
on the qualities of Chisana Cabins that qualify them for 
iual nomination to the National Register are as follows: 

a) There are no recommended treatments with no 


2) No Adverse Effect; Recommended treatments that 
Tsidered as having an overall beneficial effect on the Chisana 
are as fo 1 lows : 


a) Ail replacement of rotted roof, floor and 
imbers with new material insuring that as much historic fabric as 
Le is retained even if higher labor cost is incurred. 


3) Adverse Effect: Recommended treatments th 
considered as having an adverse effect on the qualities of U.S. 
Commissioner's Court, U.S. Commissioner's Residence, and Women's 
Jail that qualify them for individual nomination to the National 
Register of Historic Places are as follows: 

a) No Adverse Effect is anticipated from 
treatments recommended in this report. 



sources* A survey will be scheduled and executed prior to any ground 
sturbing activities being conducted* All required reports and 
npliance docunnenta t ion will also be completed. 


Existing Condition Photographs, Dave Anderson, June 1983 



Photograph 1 
Women's Jail , Chisana 
Northeast Oblique. 


Photograph 2 
Women's Jail, Chisana 
East Elevation. 







Photograph 3 
Women's Jail, Chisana 
South Elevation. 


Photograph 4 
Women's Jail, Chisana 
West Elevation. 












Photograph 5 
Women’s Jail , Chisana 
North Elevation. 




Photograph 6 

Women's Jail, Chi Sana 

"Hole-in-Roof" Detail, South Side. 




Photograph 7 

Women's Jail , Chisana 

Collapsed Ceiling, South Side. 


Photograph 8 

Women's Jail, Chisana 

Interior; West wall, shelf & window. 




Photograph 9 

Women's Jail , Chisana 

Exterior; Window on north wall. 





Photograph 10 
Women's Jail, Chisana 
Interior; Window on north wall. 




Photograph 11 

Women's Jail , Chisana 

Interior; Shelf detail, south wall. 


Photograph 12 

Women's Jail, Chisana 

Northwest corner, log connections. 




Photograph 13 
Women's Jail , Chisana 
Floor planks, porch. 





Photograph 14 
Women's Jail, Chisana 
Corner bracing at sill logs. 







Photograph 15 

U.S. Commissioner's Court 

South Elevation. 


Photograph 16 

U.S. Commissioner's Court. 
West Elevation. 


Chisana 








Photograph 17 

U.S. Commissioner's Court, Chisana 
North Elevation. 


Photograph 18 

U.S. Commissioner's Court, Chisana 
East Elevation. 






Photograph 19 

U.S. Commissioner's Court, Chisana 
Junction of the ceiling timbers, 
butting pole, eave log and 
plate log w/newer roof above 
ceiling members 




Photograph 20 

U.S. Commissioner's Court, Chisana 
V-notched log corner; showing 
junction of addition logs and 
newer roof. 







Photograph 21 

U.S. Commissioner's Court, Chisana 
Ceiling & North wall, showing split- 
log ceiling members and peeled 
purlines & ridge beam. 




Photograph 22 

U.S. Cotnniiss loner's Court, Chisana 
Window in East wall - logs hewn to 
receive flat trim pieces. 





Photograph 23 

U.S. Commissioner's Court, Chisana 
Front entry to main cabin with hewn 
logs at trim; trim missing on 
right side. 




Photograph 24 

U.S. Commissioner's Court, Chisana 
Junction of main cabin logs and 
porch logs (spline just visible 
between second and third porch logs 
on right) 






Photograph 26 

U.S. Commissioner's Court, Chisana 
Detail of Hudson Bay corner and 
splines from interior of porch. 






Photograph 27 

U.S. Commissioner's Court, Chisana 
Southwest corner of addition 





Photograph 28 

U.S. Commissioner's Court, Chisana 
Junction of sill log and Hudson 
Bay corner post. 


Photograph 29 

U.S. Commissioner’s Residence, Chisana 







Photograph 30 

U.S. Commissioner's Residence, 
South Elevation. 


Chi Sana 


Photograph 31 

U.S. Commissioner's Residence, Chisana 
West Elevation. 







Photograph 32 

U.S. Commissioner's Residence, Chisana 
North Elevation. 


Photograph 33 

U.S. Commissioner's Residence, Chisana 




Photograph 34 

U.S. Commissioner's Residence, Chisana 
Roof detail with vegetation and 
present occupant. 


Photograph 35 

U.S. Commissioner's Residence, Chisana 
Cave detail with newer roof over decaying 
ceiling members (note sag in roof line). 







Photograph 36 

U.S. Commissioner's Residence, Chisana 
Collar log connecting extended purlins 
(note 8" overhang of rewer roof). 




Photograph 37 

Newer‘^Sf"»v?2r'® Residence, Chlsana 
Side supported b, 





Photograph 38 

U.S. Commissioner's Residence, Chisana 
Canvas covering ceiling, looped around 
purlins and ridge beam. 





Photograph 39 

U.S. Commissioner's Residence, Chisana 
Interior of entry to main cabin - note 
water stained burlap and seperating wind 
trim. 





Photograph 40 

U.S. Commissioner's residence, Chisana 
Junction of main cabin logs (right) 
and porch logs. 




Photograph 41 

U,S. Commissioner's Residence, Chisana 
Hudson Bay post at southeast corner of porch 





Photograph 42 

U.S. Commissioner's Residence, Chisana 
Front window with racked frame and 
seperating trim (note pegs no! ding trim 
in place). 
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Cliisdtia Historic District 


AM)/0II common 


Shushaiia, Cliatluinda City or Johnson City 


11 


LOCATION 




An irregular cluster of structures extending westward approxima 
one fourth mile from the southeast end of the Chisana airstrip 
parallel to Johnson Creek. _NOTFo»PuBucAr.n. 


CITY. TOWN 


Chisana 


VICINITY Of 


— NOTFOn PUBUCATION 

congressional oisiniCT 
000 



E2 REPRESENTATION IN EXISTING SURVEYS 


TriLF 



CONDITION 


CHECK ONE CHECK ONE 

J(oErERlOnATEO X_UNALTER£D Xoriginal site 

_XnuiNS X—AITERED _MOVED DATE 

_UNEXPOSEO 

DESCRIDE the present and original (IF iTnOWN) physical APPEARANCE 

le Chisima historic district comprises 20 historically significant log structures. 
1st of the structures date from the winter of 1913-14, others from the post-1930 
iriod when the airstrip was built and gold market prices jumped from $20/ounce to 
t2/ounce, and the post-1950 period and the growth of hunting guide service com- 
mies. The log structures reflect interior Alaska and Yukon Territory building 
■actices with their extended roof beams and porches. Some log cabins have built-u| 
jrms which keep cold air from seeping inside. The extreme temperatures of 50 
icjrces below or more required other heat saving techniques in chinking, chimney am 
;ove placement, and outhouses. 

le gold rush .era log cabins-.retain their integr.ity, though most are being used for 
ide service functions or as summer residences. Changes include metal roofs (from 
azo cans to aluminum and tar) instead of sod, new foundations (one of cement) 
stead of bare logs on tundra, and metalbestos stove pipe. Wood heat is still uset 
t small solar cells power batteries for lights and radios. Chisana is without 
ectricity, telephone, sewage, or water works. The airstrip and a difficult pack 
rse trail are the town's link to the nearest town. Thus any introduction of non- 
digenous materials is costly. All structures within the Chisana historic distric 
e built of local timber. 

ILDINGS AND SITES CONTRIBUTING TO THE CHARACTER OF THE DISTRICT (see map): 

U.S. Cotimissi oner's Court: ca. 1913-14, log cabin, one-story, gabled roof. Ir 
fair condition-, ca. 1960 small addition to west wall and wood plank roof addec 
Vacant. 


— EXCEUENT 

Jicooo 

Afair 


U.S. Commissioner's Residence: ca. 1913-14, log cabin, one-story, gabled roof, 
In fair condition, ca. 1960s wood plank roof added. Vacant.. 

Women's Jail: ca. 1913-14, log cabin with a porch facing east and a gabled 
roof. Roof deteriorating. 


Saloon: ca. 1913-14, log cabin with a 
with a second (ca. 1960) roof covering 


pall porch facing east and a gabled roc 
it. In poor condition. 


Earl Herst Cabin: ca. 1913-14, log cabin, gabled roof. In fair condition. 


Historic Post Office: ca. 1913-14, log cabin, 
and a gabled roof. Recently refurbished. 


1^ stories high with cold cellar 


Cache: ca, 1913-14, loo cahin. nnp-ci-nri/ hinh ..i-i+w 
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First N.P. Nelson Cabin: ca. 1913-14, log structure with three connecting ro 
and a gabled roof. 

Sidney "Too Much" Johnson Cabin: ca. 1913-14, log structure with gabled roof 
cold cellar, and storm porch. In fair condition. 

Lou Anderton Barn and Corral; Date unknown, log structure. Vacant. 

Second N.P. Nelson Residence: ca. 1930, log structure with gabled roof and a 
cold cellar. Recently refurbished. 

Log Shed. Date unknown. 

Old Cache: ca. 1913-14, log structure, one-story, gabled roof. In fair cond 

Mercantile, now Wrangell R ranch cookhouse: ca. 1913-14, log structure, gabl 
roof and porch. Concrete foundation and cellar. Refurbished. 

Storage Shed. Date unknown. 

Garage. Date unknown. 

Mail Cabin. Date unknown. 

Log Residence: Date unknown. 

Billy James Residence Cabin: ca. 1913-14, log structure with a gabled roof. 
Good condition. 

tionally, four Native grave houses stand on ridge northwest of town. The site 
Live village is below (south) the ridge (all outside historic district). 

:ONTRIBUTING STRUCTURES 

Cabin under construction (n.d., recent). 

Smokehouse (n.d., recent). 

Meat cache (n.d., recent). 


iNTORY"' NOMINATION FORM 


JUATION SHEET ITEM NUMBER 7 PAGE 


/er and laundry (n.d., recent) 

lill (n.d., recent). Machinery from ca. 1940, rough cut, sav/mill. Powered 
/flly's jeep motor. 


;house (n.d. , recent) . 
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JEMEN.T OF SIGNlFtCANCC- 


le cluster of 20 log cabins in the Chisana historic dist-Hct stand as the best 
iffiinder of the log conmunities of gold rush Alaska. The "Shushana" stampede of 3 
'pified the small scale gold rushes prevalent during Alaslo's gold rush era. The 
‘sultant log conmunity of Chisana grew to a reported 400 log cabins, and at that 
me claimed the largest log cabin conraunity in Alaska if not in North America 
iccording to at least one over zealous gold rush editor). Chisana was like most 
)ld rush camps that grew and prospered for a season or two then declined to a mee 
:istence or abandonment. A surprising number of the remaining log cabins are ass 
ated with the characters of gold rush boom towns: prospector, dog musher, mer- 
lant, saloon man, and the keepers of law and order. 


story 

iring May 1913, Billy Janies, his wife, Matilda Wales, and Nels P. "North Pole" 
‘Ison discovered placer gold in Bonanza Creek. Nelson traveled to Dawson for gri 
id sparked the rush. An estimated 2,000 headed for the diggings that' summer. A 
eet of small steamboats left Dawson and Fairbanks and ran up the Tanana and Whil 
vers to near the strike; White Pass and Yukon route officials promoted a cross 
luntry route for stampeders from the Yukon Territory via Whitehorse; but the ever 
lal dominant route was from Shushana Junction (now McCarthy) on the Copper^ River 
irthwestern Railway across the Wrangell Mountains by trail some 80 miles to the 
ggings via the Scolai Pass or Nizina-Chisana Glaciers, two of the most rugged 
lutes ever crossed by a gold stampede. 

le stampeders staked the creeks for 25 miles around Gold Hill, while merchants 
atted three townsites. Chisana townsite (also called Chathanda City and Johnsor 
ty) became the dominant community after a miners' meeting moved the U.S. Commis* 
oner's and recorder's office and post office to the new town in September 1913. 
ig cabins went up quickly during the fall and winter. The growth of Chisana was 
ich a result of the mining decline of Nome, Fairbanks, and Dawson as the belief t 
le new gold fields would be permanent and extensive. Only the tributaries of 
acier and Bonanza Creeks, however, proved productive. The population quickly 
'opped and by 1920 the census taker found only 148 residents in the vicinity. Ir 

)39 the post office closed. 
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3f the reported 400 cabins of 1913-14, only a handful remain. Fortunately some of 
these are associated with prominent gold rush participants. North Pole Nelson, one 
if the discoverers, went on a fling "outside," squandered his gold, and came back t 
spend a half century looking for another strike. Two of his cabins stand in Chisar 
one built ca. 1913-14, the other in the 1930s. His ashes were buried in 1965 by 
local miners on top of King Mountain nearby. Nelson's partner, Billy James and 
James' wife, Matilda Wales, also lost their money and lived in a cabin adjacent to 
lorth Pole's. The partners, however, spent most of their'time In suits over mininc 

3 round or Chisana property. Janies, a veteran of the Klondike and a half dozen othe 

3 old rushers died in 1956, 20 years after Matilda. 

Jn First Avenue is the cabin of Sidney "Too Much" Johnson, the dog sled freight anc 
express musher who carried goods and 200 pounds of mail from the railroad 73 miles 
Dver frozen rivers, the Nizina and Chisana Glaciers, up the Whiskey Hill grade, anc 
iown into Chisana. Johnson received his nickname from his penchant to unload frei< 
Dn the glacier when the weight got to bo "too much." Nelson, James, and Johnson, 

symbolize Alaska, its sourdough miner and its musher; Matilda represents the little 

f'Gcognized woman's role in Alaska history. 

Jther structures dating from the rush include typical gold rush businesses: post 
Dffice, blacksmith shop, saloon, and mercantile. These were part of Chi Sana's 
Dusiness district: a row of mercantiles, restaurants, barbers, harness, tin and 
assay shops, saloons, and other mining camp enterprises on "First Avenue." Fires c 
flooding have taken most of these structures, but the semblance of a street can be 
seen from the old post office to the present Wrangell R ranch cookhouse (historic 
nercantile). 

Law and order was present early in Chisana and physical reminders are still presen 
in the U.S. Commissioner's buildings. The White River district commissioner rushet 
to the diggings with the stampeders, but lost his job when the office was renamed 
Chisana. Chisana's first commissioner was Anthony J. Dimond, a miner turned lawyei 
Vony Dimond established the presence of law and order, with the help of veteran 
Deputy U.S. Marshall Frank H, "Al" Hoffman. A stampeder from Nome, Anthony McGett 
became Dimond's assistant and recorder. 

During the winter of 1913-14, a two-story "federal building" (no longer standing) ■ 
constructed, two jails built (one for men, the other for women) and log residences 
joved into. Dimond left with the "bust" in the summer of 1914. He later became 
prominent in politics as .Alaska's sole deleaate to Connrp«;«; hQT.T-iqadl Hnffni;,n 
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3ett1gan remained. Following two short tenn appointees, McGettigan became com- 
ssioner. He served the community for 25 years (1914-39) as recorder or commis- 
Dner, or postmaster (Chisana's last) and sometimes miner. Three structures asso 
ated with law and order remain--the later U.S. Commissioner's Court (which may h 
5n Deputy Marshall Hoffman's residence), U.S. Commissioner’s residence (probably 
lettigan's), and women's jail. Wooden details on the Commissioner's buildings a 
3 women's jail show outstanding log craftsmanship, from hand carved wooden door 
Dbs and hinges to decorative diamond-shaped, wood details around window trim, 
nond's association with the structures has yet to be detennined. Unfortunately, 
i early Chisana records were destroyed by fire. Thus building histories can onl 
pieced together from period newspapers and the reminiscences of old timers. 

iative village was adjacent to the town (no structures remain). Four Native gra 
th their Russian Orthodox crosses and small grave houses stand on a rise over- 
3king the town. The vacant townsite area includes historical archeology potenti 

th the construction of the airstrip ca. 1930, new buildings were built at the 
vn's eastern end. An airstrip extension in 1956 and the introduction of fly-in 
Tting and guide services, brought about preservation of buildings through use. 
3lation has saved Chisana from modern intrusions. A walk through the cluster of 
3 structures gives one the sense of scale and ambience of a typical Alaskan gold 
ling camp's first season of growth. 
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;orner of ^ ai i^'f iel d, , thence due north, to ,a point .approximate.! y 1,000 feetr Jthence ... 
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lohnson Creek, thence 90°. back to point of origin. 
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